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FIELD OPERATION STATUS. REPORT 

le NBR 292 INSTALLED IN ARTICLF 121 MADE GO OF 31 WINUTES. ~ es 
FLIGHT DISCONTINUED BECAUSE OF VARIATION IN TURBINE INET “Tua tei 
TEMPERATURE WITH SLOW REACTION TO MANUAL TRIM ADJUSTMENTS. a 


ATTAINED SPEE TNED SPEED OF 1.5. MN AND ALTITUD® OF 41, n09 FEET. PLAN 
TO MAKE GROUND RUN TO RECHECK TRIV SETT ING AND ANALYZE DATA 


FOR OTHER ADJUSTMENTS AND ALTERATIONS TO ALLEVIATE ABOVE PROELEM = a 


TOTAL TIME 16233 = APPROXIMATE, as. | 1-22 

2. NBR 21 RERUN ON TEST STAND FOR ! HOUR 20 MINUTES, sae" 
TRIM VAS NOT REPEATABLE AND NOZZLE WAS NOT. STABLE. 8¥MOVED FOR a" 
MOUNTING OF NBR 205. TOTAL TIME: 724%. ‘ae ye 

3. NBR 203 IS AWAITING RETURN OF FUEL CONTROL WHi2H IS | a 
BEING RECHECKED ON BENCH AND. ENGINE AT as A TEMPERATURE | a | 26X1. 


SHIFT WHILE ON ENGINE TRST HAS. CAUSED CONTROL T BE tees 


TO BENCH INVESTIGATION. GROUP 1 
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25X14, «NBR 205 ARRIVED aT[______] AND MOUNTED ON TEST STAND. 
[____]PERSONNEL INSTALLING SUCH GEC PARTS AS ARE AVATLABLEe 


ENGINE WILL BE GIVEN CHECK RUN. 

5. J+75°S IN NBR 123 MADE GO FOR 1293 TO 45,009 FEET AND oa 
WSIS MNS 7 | 2 a a - - a 
NBR 164 ON LH HAS 1215 GROUND TIME, 1:93 FLIGHT = . ee 
NBR 146 ON RH Has 1:07 GROUND TIME, 1293. FLIGHT i: 
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